2007-2009 Draft Statewide 
Transportation Improvement Program 

This is your opportunity to comment on Montana's Transportation Projects. 




the public on transportation-related is- 
sues. We carefully consider and respond 
to these comments and strive to incorpo- 
rate them into the Department's decision- 
making processes. 

We encourage the public to comment 
on this list now or anytime throughout 
the year as various transportation issues 
may arise. 

To locate the major projects listed in 
the draft STIP (those costing over 
$200,000), please refer to the map in the 
center of this issue of Newsline. 



The Montana Department of Trans- 
portation has released a draft of the 
2007-2009 Statewide Transporta- 
tion Improve- 
ment Program 
(STIP). MDT 
wants your com- 
ments and ideas 
on these projects. 
The STIP is a 
list of most, but 
not all, major 
transportation 
projects planned 
for Montana for the next three federal 
fiscal years. It includes aeronautic, rail- 
way, highway, public transportation, and 
federal lands highway projects. 

The primary goal of the draft STIP is 
to solicit public comment on the proposed 
transportation program for Montana. 

Each year, MDT receives many help- 
ful comments and innovative ideas from 



TranPlan 21 Amendment Due This Summer 




In 2005, Congress passed the Safe, 
Accountable, Flexible, Efficient 
Transportation Equity Act: A Legacy for 
Users (SAFETEA-LU). SAFETEA-LU 
and the subsequent federal regulations, 
released in February 2007, included sev- 
eral new planning requirements that re- 
quire a limited amendment to TranPlan 
21, Montana's statewide transportation 
policy plan. Some of these requirements 
include: 

• Additional use of enhanced visualiza- 
tion techniques in public involvement 
processes. 

• Consideration of transportation sys- 
tem security issues. 

• Incorporation of capital, operations and 
management strategies, investments, 
procedures, and other measures. 



• Consistency with other planning 

documents. 

SAFETEA-LU established an ag- 
gressive deadline for states to modify 
their transportation plans to comply 
with the new federal requirements. 
MDT has therefore hired the consulting 
firm of Cambridge Systematics to help 
the Department complete the 2007 
TranPlan 21 Amendment by late sum- 
mer. The amendment effort will in- 
clude opportunities for the general pub- 
lic and interested agencies and groups 
to participate. 

Watch for updates on the amend- 
ment process in future editions of 
Newsline, or visit www.mdt.mt.gov, call 
800-714-7296, or e-mail mdt_TP21_ 
2007@mt.gov for more information. 






To request a copy of the 
2007-2009 Draft STIP 

• Check with your local library. 

• Visit our Internet home page at 
www.mdt.mt.gov. 

• Contact MDT Project Analysis 
Manager Gary Larson: 

444-6110 - voice 
444-7696 - TTY 
444-7671 - fax 
800-714-7296 - toll-free 
glarson@mt.gov - e-mail 



• Ul 



Or write to Gary Larson at 
Rail, Transit & Planning 
MT Dept. of Transportation 
P.O. Box 201001 
Helena, MT 59620-1001 



Commenting 

on Other Projects 

Throughout the year, MDT submits 
projects that are not on the STIP list 
to the Transportation Commission. To 
view the list of highway projects MDT 
plans to present at the next Transporta- 
tion Commission meeting, go to 
http://www.mdt.mt.gov/pubinvolve/docs/ 
trans _comm/proposed _proj.pdf. 

If you prefer to receive the list by 
mail, call us toll-free at 800-714-7296. 

You can also mail your comments to 
the following address or e-mail them to 
mdtnewprojects@mt.gov. 

Project Analysis Manager 

Rail, Transit & Planning Division 

Montana Dept. of Transportation 

P.O. Box 201001 

Helena, MT 59620-1001 



Montana Statewide Transportation Improvement Program 
Major Highway Projects FY 2007-2009 



MAP KEY/ 
MDTNO. 


FUNDING 
CATEGORY 


PROJECT LOCATION 


ROUTE 


REF. 
POST 


LENGTH 
IN MILES 


PROJECT SCOPE 


COST 
($MIL) 


DISTRICT 1- 


- MISSOULA/FY 2007 












5597 


BH 


ROCK CREEK -W OF PHILIPSBURG 


S-348 


13.9 





BRIDGE REHAB 


<1 


5777 


BH 


SCOUR PROTECTION - W OF ST REGIS 


1-90 


29.2 





BRIDGE REHAB 


<1 


5777 


BH 


SCOUR PROTECTION - W OF ST REGIS 


1-90 


29.36 





BRIDGE REHAB 


<1 


5777 


BH 


SCOUR PROTECTION - W OF ST REGIS 


1-90 


30.54 





BRIDGE REHAB 


<1 


4868 


BR 


ARRASTRA CREEK - SE OF OVANDO 


MT-200 


57.84 


0.39 


BRIDGE REPLACEMENT 


1T0 5 


4498 


CM 


HIGGINS/HILL/BECKWITH - MISSOULA 


HILLST- MISSOULA 


2.01 





INT UPGRADE/SIGNALS 


<1 


4498 


CM 


HIGGINS/HILL/BECKWITH - MISSOULA 


HIGGINS AVE -MISSOULA 


0.45 





INT UPGRADE/SIGNALS 


<1 


4498 


CM 


HIGGINS/HILL/BECKWITH - MISSOULA 


BECKWITH ST- MISSOULA 


0.5 





INT UPGRADE/SIGNALS 


<1 


4922 


CM-MT 


BIKE/PED -WHITEFISH 


WISCONSIN AVE - WHITEFISH 






BIKE/PED FACILITIES 


1T0 5 


6093 


CM-STPU 


SCOTT ST OVERPASS - MSLA 


SCOTT ST -MISSOULA 


0.47 





BRIDGE REHAB 


1T0 5 


5968 


IM 


ROCK CREEK INTERCHANGE - E & W 


1-90, US-12 


119.1 


15.4 


OVERLAY -COLD MILL 


1T0 5 


1061 


NH 


STILLWATER RIVER - N 


US-93 


117.67 


1.2 


RECONSTRUCTION 


>5 


1744 


NH 


EVARO-MCCLUREROAD 


MT-200, US-93 


6.5 


6.21 


RECONSTRUCTION 


>5 


1744 


NH 


MCCLURE RD - N OFARLEE COUPLET 


MT-200, US-93 


12.75 


5.76 


RECONSTRUCTION 


>5 


1744 


NH 


SPRING CREEK RD - MINESINGER TRL 


US-93 


48.41 


7.16 


RECONSTRUCTION 


>5 


2015 


NH 


HAMILTON -VICTOR 


US-93 


49 


0.47 


RECONSTRUCTION 


>5 


3342 


NH 


ROCK SLIDE -SOUTH OF LAKESIDE 


US-93 


93.3 


0.3 


SAFETY 


<1 


4489 


NH 


ROCK SCALING - WEST OF LIBBY 


US-2 


20.4 


6.54 


ROCK SCALING 


<1 


5962 


NH 


FLORENCE - LOLO 


US-93 


74.28 


9.08 


CHIP SEAL 


<1 


5969 


NH 


ROLLINS - N & S 


US-93 


85 


7.93 


OVERLAY 


1T0 5 


5008 


STPHS 


2001 - SIGN/GDRAIL - FLATHEAD CO 


HALF MOON RD - FLATHEAD CO 


3 


2 


SIGNING -NEW 


<1 


5008 


STPHS 


2001 - SIGN/GDRAIL - FLATHEAD CO 


MEADOW LAKE BLVD - FLATHEAD CO 


0.7 


0.3 


SIGNING -NEW 


<1 


5014 


STPHS 


2001 - Dl - SLOPE FLATTEN/GDRAIL 


S-206, S-567, US-2 


10.8 


0.4 


SLOPE FLATTENING 


<1 


5362 


STPHS 


2002 - VARIABLE MESSAGE SIGN - US-2 US-2 


153 


55.9 


SIGNING -UPGRADE 


<1 


5364 


STPHS 


2002- GUARDRAIL -W OF ST REGIS 


1-90 


26 


0.7 


GUARDRAIL SKID TREAT 


<1 


5849 


STPHS 


2003-SIGNING-EOFTROY 


US-2 


16.7 


0.4 


SAFETY 


<1 


5851 


STPHS 


2003 - DELINEATOR - W HUNGRY HORSE US-2 


141.1 


0.6 


SAFETY 


<1 


5853 


STPHS 


2003 - SLOPE FLATTEN - W OF MARION 


US-2 


91.6 


0.4 


SAFETY 


<1 


5854 


STPHS 


2003 - SIGNING - FLATHEAD COUNTY 


WHALEBONE DR - FLATHEAD CO 





2.9 


SAFETY 


<1 


5854 


STPHS 


2003 - SIGNING - FLATHEAD COUNTY 


COLUMBIA FALLS STAGE RD - FLATHEAD CO 


1 





SAFETY 


<1 


5854 


STPHS 


2003 - SIGNING - FLATHEAD COUNTY 


ROGERS RD - FLATHEAD CO 





1.08 


SAFETY 


<1 


5854 


STPHS 


2003 - SIGNING - FLATHEAD COUNTY 


BLAINE BLAKE RD - FLATHEAD CO 


6.5 


1 


SAFETY 


<1 


5854 


STPHS 


2003 - SIGNING - FLATHEAD COUNTY 


LOWER VALLEY RD - FLATHEAD CO 


2 





SAFETY 


<1 


5857 


STPHS 


2003 - SAFETY IMPVT - N OF CLINTON 


S-210 


7.7 


0.5 


SAFETY 


<1 


5863 


STPHS 


2003 - SIGNING - N OF FLORENCE 


OLD US HWY93 





1.5 


SAFETY 


<1 


5865 


STPHS 


2003 - SIGNING - E OF KALISPELL 


S-317 


2.6 


0.3 


SAFETY 


<1 


5870 


STPHS 


2003 - GUARDRAIL - E OF POLSON 


MT-35 


4.8 


0.69 


SAFETY 


<1 


5876 


STPHS 


2003 - SAFETY IMPVT - SKALKAHO RD 


MT-38 





4 


SAFETY 


<1 


1233 


STPP 


CLEARWATER JCT - N 


MT-83 





4.827 


PULVERIZATION 


>5 


1233 


STPP 


CLEARWATER JCT - N 


MT-83 


13.1 


1.644 


PULVERIZATION 


>5 


5082 


STPP-NH-STPS 


SIGNING - FLATHEAD RESERVATION 


MT-35, S-352, US-93 


17.8 





SIGNING -NEW 


<1 


6317 


STPRP 


RRXING -SOFSTEVENSVILLE 


PINE HOLLOW RD - RAVALLI CO 


0.27 





RR CROSSING 


<1 


4729 


STPX 


LONEPINE WETLAND 








WETLANDS 


<1 


DISTRICT 1 


- MISSOULA/FY 2008 












3847 


BR 


LITTLE BLACKFOOT R - E GARRISON 


US-12 


5.9 


1.1 


BRIDGE REPLACEMENT 


>5 


4229 


BR 


FLATHEAD R - 3 KM E KALISPELL 


HOLT STAGE RD - FLATHEAD CO 


0.5 





BRIDGE REPLACEMENT 


>5 


2703 


IM 


ST REGIS- EAST & WEST 


1-90 


27.9 


16.45 


REHAB 


1T0 5 


2703 


IM 


HENDERSON -EAST 


1-90 


22.9 


5.15 


BRIDGE REHAB 


>5 


6191 


IM 


MISSOULA -BONNER 


1-90 


105.6 


3.604 


SEAL & COVER 


<1 


6192 


IM 


GOLD CREEK- E&W 


1-90 


162.6 


9.999 


SEAL & COVER 


<1 


2016 


NH 


STEVENVILLE WYE-N &S 


US-93 


65.96 


2.34 


RECONSTRUCTION 


>5 


4143 


NH 


MCGINNIS MEADOWS - WET MIT 








WETLANDS 


<1 


5136 


NH 


GRDRAIL/EROSION - MACDONALD PASS US-12 


23 


8.23 


GUARDRAIL SKID TREAT 


1T0 5 



MAP KEY/ 

MDTNO. 


FUNDING 
CATEGORY 


PROJECT LOCATION 




ROUTE 


REF. 
POST 


LENGTH 

IN MILES 


PROJECT SCOPE 


COST 
($MIL) 


6193 


NH 


GRANDVIEW- NORTH 


US-93 




114.8 


2.2 


MILL& FILL 


1T0 5 


6194 


NH 


DARBY -N &S 


US-93 




23.2 


15.46 


SEAL & COVER 


<1 


6195 


NH 


CHARLO HEIGHTS 


US-93 




38.7 


5.018 


SEAL & COVER 


<1 


6196 


NH 


HAMILTON -SOUTH 


US-93 




43.7 


1.733 


OVERLAY 


<1 


6203 


SFC 


KALISPELL-EAST 


US-2 




121.5 


3.36 


MILL& FILL 


1T0 5 


5718 


SFCP 


KALISPELL-NE 


US-2 




124.7 


4.6 


OVERLAY -COLD MILL 


1T0 5 


6205 


SFCX 


MISSOULA -WEST 


AVIATION WAYW 


3 


5.6 


SEAL & COVER 


1T0 5 


6250 


STP 


RUSSELL ST - FAIRVIEW TO 39TH 


RUSSELL ST 


MISSOULA 





0.8 


MILL& FILL 


<1 


6251 


STP 


HIGGINS - BYWAY TO CLARK FK BR 


HIGGINS AVE 


-MISSOULA 


0.37 


0.14 


MILL& FILL 


<1 


6252 


STP 


ORANGE - BYWAY TO CLARK FR BR 


ORANGE ST - 


MISSOULA 


1.6 


0.14 


MILL& FILL 


<1 


6253 


STP 


SOUTH AVE - CLEMENTS TO RESERVE 


SOUTH AVE - 


MISSOULA 





2 


MILL& FILL 


<1 


6254 


STP 


MERIDIAN RD-US-2TO 7TH STW 


MERIDIAN RD- KALISPELL 





0.81 


MILL& FILL 


<1 


5016 


STPHS 


2001 - SFTY IMP - COLUMBIA FALLS - S 


L-15-8 




0.5 


0.7 


RECONSTRUCTION 


<1 


5359 


STPHS 


2002 -Dl- GUARDRAIL 


MT-200 




35.7 


0.5 


GUARDRAIL, SKID TREAT 


<1 


5363 


STPHS 


2002 - SIGNAL - PALMER ST - MSLA 


BROADWAY - 


MISSOULA 


0.97 


0.23 


SAFETY 


<1 


5858 


STPHS 


2003 -SIGNING/GDRAIL- LINCOLN CO 


ORTHORP LK RD - LINCOLN CO 


1.7 


1.32 


SAFETY 


<1 


5858 


STPHS 


2003 -SIGNING/GDRAIL- LINCOLN CO 


2ND ST EXT - 


LINCOLN CO 





0.94 


SAFETY 


<1 


5858 


STPHS 


2003 - SIGNING/GDRAIL- LINCOLN CO 


IRON CR RD 


UNCOLN CO 


5 


0.4 


SAFETY 


<1 


5858 


STPHS 


2003 -SIGNING/GDRAIL- LINCOLN CO 


SNOWSHOE RD - LINCOLN CO 





1.27 


SAFETY 


<1 


5871 


STPHS 


2003 - SAFETY IMPVT - SW OF MSLA 


BLUE MOUNTAIN RD - MISSOULA CO 


2.5 


0.4 


RECONSTRUCTION 


<1 


5874 


STPHS 


2003 - SAFETY IMPVT - NE FERNDALE 


MT-38 




87.6 


0.49 


SAFETY 


<1 


4605 


STPP 


SLIDE NORTH OF GEORGETOWN LAKE 


MT-1 




27.69 


0.71 


ROCK SCALING 


1T0 5 


5971 


STPP 


CONDON -N &S 


MT-83 




31.5 


16.28 


OVERLAY 


1T0 5 


6197 


STPP 


IDAHO LINE -EAST 


MT-200 







14.72 


SEAL & COVER 


<1 


6198 


STPP 


NOXON -E& W 


MT-200 




14.7 


8.2 


SEAL & COVER 


<1 


6199 


STPP 


THOMPSON FALLS -URBAN 


MT-200 




50.2 


1.18 


MILL& FILL 


<1 


6200 


STPP 


ST REGIS CUTOFF 


MT-135 




7.7 


13.7 


SEAL & COVER 


<1 


4468 


STPS 


POWELL CO LINE -NORTH 


S-271 




7.18 


10.01 


RECONSTRUCTION 


>5 


5085 


STPS 


DEER LODGE -NORTH 


S-275 




0.06 


2.76 


CHIP SEAL 


<1 


6201 


STPS 


BIGFORK-EAST 


S-209 







4.377 


OVERLAY 


<1 


6202 


STPS 


POLSON -SOUTH 


S-354 







5.5 


SEAL & COVER 


<1 


DISTRICT 1 


-MISSOULA/FY 2009 














4774 


BR 


SKALKAHO CR - 3 KM SE GRANTSDALE 


FISH HATCHERY RD - RAVALLI CO 


2.5 





BRIDGE REPLACEMENT 


<1 


4852 


BR 


GRAVE CR - 10 KM N FORTINE 


STOKEN RD - 


LINCOLN CO 


0.1 





BRIDGE REPLACEMENT 


<1 


4260 


IM 


FENCING - DEER LODGE - N & S 


1-90 




180.43 


8.51 


FENCING 


<1 


4260 


IM 


FENCING - POWELL COUNTY LINE -N 


1-90 




188.93 


6.47 


FENCING 


<1 


5783 


IM 


ST REGIS AREA STRUCTURES 


1-90 




29.2 


10.12 


BRIDGE REHAB 


1T0 5 


1027 


NH 


SCHRIEBER MEADOWS WETLAND 










WETLANDS 


1T0 5 


2038 


NH 


KALISPELL BYPASS STUDY 


US-93 




108.8 


7.5 


BYPASS R/W PURCHASE 


>5 


4778 


NH 


JCT 1-90 -NORTH 


MT-200, US-93 


0.11 


0.7 


RECONSTRUCTION 


1T0 5 


5984 


NH 


LOLO- MISSOULA 


US-12, US-93 




83.2 


7.71 


OVERLAY -COLD MILL 


1T0 5 


3606 


STPS 


8 KM S OF POLSON - S 


S-354 




6.85 


5.75 


RECONSTRUCTION 


>5 


DISTRICT 2 


- BUTTE/FY 2007 














4791 


BR 


HORSE PRAIRIE CR - 3 KM NW GRANT 


MANSFIELD LN - BEAVERHEAD CO 


0.70 


0.00 


REHAB 


<1 


4918 


CM 


S 19TH & COLLEGE - BOZEMAN 


19TH AVE 




3.45 


0.22 


INT UPGRADE/SIGNALS 


1T0 5 


4918 


CM 


S 19TH & COLLEGE - BOZEMAN 


COLLEGE ST 




0.50 


0.33 


INT UPGRADE/SIGNALS 


1T0 5 


4555 


CM -STPP 


CITYWIDE SIGNALS - BOZEMAN 


US-191 




87.21 


2.77 


INT UPGRADE/SIGNALS 


1T0 5 


4296 


IM 


ANACONDA INTERCHANGE REST AREA 


1-90 




208.40 


0.00 


REST AREA 


1T0 5 


5298 


IM 


D2 BRIDGE DECK REPAIR 


1-90, US-191 




319.67 


0.00 


BRIDGE DECK 


1T0 5 


5795 


IM 


BOULDER INTERCHANGE - N & S 


1-15 




163.10 


12.34 


OVERLAY -COLD MILL 


1T0 5 


5025 


STPHS 


2001 - SIGNALS - FRONT/MAIN - BUTTE 


FRONT STREET -BUTTE 


0.25 


0.00 


INT UPGRADE/SIGNALS 


<1 


5027 


STPHS 


2001 - SNOWFENCE - N TRASK INTCH 


1-15 




143.00 


0.90 


FENCING 


<1 


5370 


STPHS 


2002 -D2- SLOPE FLATTEN 


MT-43 




2.00 


1.00 


SLOPE FLATTENING 


<1 


5378 


STPHS 


2002 - CURVE - NE OF WHITEHALL 


MT-69 




10.75 


0.58 


RECONSTRUCTION 


1T0 5 


5875 


STPHS 


2003 -VMS -BUTTE EAST 


1-90 




227.46 


15.76 


SAFETY 


<1 


6060 


STPHS 


SF069 - SIGNING - E OF NORRIS 


MT-84 




6.80 


0.50 


SIGNING -UPGRADE 


<1 



MAP KEY/ 
MDTNO. 


FUNDING 
CATEGORY 


PROJECT LOCATION 




ROUTE 


REF. 
POST 


LENGTH 
IN MILES 


PROJECT SCOPE 


COST 
($ MIL) 


4180 


STPP 


ELIZABETH WARREN INT IMP - BUTTE 


MT-2 




85.45 


0.31 


INT UPGRADE/SIGNALS 


<1 


4312 


STPP 


MAIN STREET - BOZEMAN 


US-191 




88.21 


1.90 


MILL& FILL 


1T0 5 


5959 


STPP 


HARRISON -SOUTH 


US-287 




55.50 


19.97 


CHIP SEAL 




4472 


STPS 


INTERSECTION IMPV - MONTANA CITY 


S-282 




0.00 


0.23 


INT IMPROVEMENTS 


1TO 5 


5967 


STPS 


MONTANA CITY - EAST HELENA 


S-518 




0.00 


4.48 


OVERLAY 


1T0 5 


4551 


STPU 


MAIN STREET -ANACONDA 


MAIN STREET 


ANACONDA 


0.00 


0.63 


MILLS FILL 


<1 


4668 


STPX 


BIG HOLE GRAZING ASSOC - WETLAND 










WETLANDS 


<1 


4866 


STPX 


EASTON WETLAND/STREAM 










WETLANDS 


<1 


DISTRICT 2 


- BUTTE/FY 2008 














5466 


BH 


D2 -SCOUR PROTECTION 


1-90, MT-2, MT-41, S-205, US-287 


292.43 


0.00 


BRIDGE REHAB 


<1 


5051 


BR 


NEVERSWEATRR -BUTTE 


MAIN STREET 


BUTTE 


3.27 


0.00 


BRIDGE REPLACEMENT 


<1 


6207 


IM 


1-15 WEST INT TO EAST INT 


1-15 




200.00 


208.00 


REHAB 


1T0 5 


6208 


IM 


APEX -GLEN 


1-15 




74.50 


11.20 


SEAL & COVER 


1 TO 5 


6209 


IM 


GLEN -MELROSE 


1-15 




85.70 


7.80 


SEAL & COVER 


<1 


5103 


NH 


EROSION PROT - GALLATIN CANYON 


US-191 




57.00 


0.00 


BANK STABILIZATION 


1T0 5 


5519 


NH 


YELLOWSTONE NATIONAL PARK 


US-191 




10.50 


20.62 


CHIP SEAL 


<1 


6210 


NH 


EMIGRANT -SOUTH 


US-89 




24.00 


9.97 


SEAL & COVER 


<1 


6211 


NH 


LIVINGSTON -SOUTH 


US-89 




44.00 


8.48 


SEAL & COVER 


<1 


6212 


NH 


LOVES LANE 


US-89 




52.50 


0.48 


SEAL & COVER 


<1 


6213 


NH 


N OF BIG SKY -NORTH 


US-191 




61.40 


3.55 


SEAL & COVER 


<1 


6214 


NH 


BELGRADE - INTERCHANGE 


MT-85 




6.10 


0.40 


SEAL & COVER 


<1 


2544 


NH-STPHS 


SLP FLTN - WID - GALLATIN CANYON 


US-191 




32.00 


37.99 


RECONSTRUCTION 


>5 


6222 


SFC 


GARRISON -ELLISTON 


US-12 




0.00 


23.27 


SEAL & COVER 


<1 


5961 


SFCS 


HORSE PRAIRIE INTERCHANGE - WEST 


S-324 




0.00 


12.80 


OVERLAY 


1T0 5 


6223 


SFCX 


CENTENNIALAVE - BOULDER 


JEFFERSON CO ROUTE 206 


0.00 


1.30 


OVERLAY 


<1 


6256 


STP 


GRIFFIN DR-N 7TH TO ROUSE 


GRIFFIN DR- BOZEMAN 


0.00 


0.80 


SEAL & COVER 


<1 


6257 


STP 


0AKST-19TH TO 7TH 


OAK ST -BOZEMAN 


0.00 


0.78 


SEAL & COVER 


<1 


6258 


STP 


ELIZABETH WARREN - HARRISON TO CONT 


ELIZABETH WARREN DR - BUTTE 


0.10 


1.20 


MILLS FILL 


<1 


6260 


STP 


MOUNT HIGHLAND - 4 MILE VIEW 


MT HIGHLAND DR/4 MILE VUE DR - BUTTE 


0.00 


1.71 


SEAL & COVER 


<1 


6261 


STP 


EXCELSIOR AVE - 1-115 TO PLATINUM 


EXCELSIOR AVE - BUTTE 


0.00 


0.70 


MILL& FILL 


<1 


6262 


STP 


FRONT ST - MONTANA TO UTAH 


FRONT ST -BUTTE 


0.00 


0.70 


MILL& FILL 


<1 


6263 


STP 


CHINOOK ST -C ST -GALLATIN ST 


CHINOOK ST/C ST/GALLATIN ST - LIVINGSTON 


0.22 


0.71 


MILLS FILL 


<1 


5367 


STPHS 


2002 - SIGN/GDRAIL - S OF BUTTE 


MT-2 




71.50 


3.98 


GUARDRAIL, SKID TREAT 


<1 


5376 


STPHS 


2002 - COLLEGE ST SIGNAL - BOZEMAN 


WILLSON AVENUE - BOZEMAN 


2.94 


0.00 


INT UPGRADE/SIGNALS 


<1 


4802 


STPP 


TURN BAY - MCALLISTER 


US-287 




55.10 


0.60 


RECONSTRUCTION 


<1 


4804 


STPP 


GRAND/HARRISON AVE - BUTTE 


MT-2 




87.52 


0.00 


RECONSTRUCTION 


<1 


5960 


STPP 


HEBGEN LAKE-E& W 


US-287 




0.00 


22.44 


OVERLAY -COLD MILL 


>5 


6215 


STPP 


VIRGINIA CITY HILL 


MT-287 




5.60 


6.61 


SEAL & COVER 


<1 


6216 


STPP 


VIRGINIA CITY -URBAN 


MT-287 




12.20 


0.80 


SEAL & COVER 


<1 


6217 


STPP 


VIRGINA CITY -ALDER 


MT-287 




13.00 


10.32 


SEAL & COVER 


<1 


6218 


STPP 


ALDER -SHERIDAN 


MT-287 




23.30 


9.80 


SEAL & COVER 


<1 


6219 


STPP 


ANACONDA -WEST 


MT-1 




11.90 


4.89 


SEAL & COVER 


<1 


6220 


STPS 


WHITETAILROAD 


S-399 




0.00 


10.20 


SEAL & COVER 


<1 


6221 


STPS 


EOF BIG HOLEPASS-E&W 


S-278 




24.70 


4.80 


SEAL & COVER 


<1 


4952 


STPU 


BABCOCK TO KAGY - BOZEMAN 


19TH AVENUE 


- BOZEMAN 


1.50 


1.30 


RECONSTRUCTION 


>5 


DISTRICT 2 


- BUTTE/FY 2009 














4862 


BR 


STRUCTURES - SE OF MANHATTAN 


S-205 




11.96 


0.91 


BRIDGE REPLACEMENT 


>5 


4919 


CM 


DEWEY BLVD EXTENSION - BUTTE 


DEWEY BLVD - 


BUTTE 


0.00 


0.27 


RECONSTRUCTION 


1T0 5 


5297 


IM-BH 


BUTTE AREA BRIDGE DECK REPAIR 


1-15 




0.00 


0.00 


BRIDGE DECK 


1 TO 5 


1420 


NH 


TOWNSEND -SOUTH 


US-287 




78.11 


8.25 


RECONSTRUCTION 


>5 


4861 


NH 


S FORK MADISON R - W WEST YSTONE 


US-20 




4.46 


0.00 


BRIDGE REPLACEMENT 


1T0 5 


5963 


NH 


NORTH OF GARDINER - NORTH 


US-89 




1.10 


22.86 


CHIP SEAL 


1T0 5 


3833 


STPP 


SAPPINGTON JCT- SOUTH 


MT-2, US-287 




83.30 


2.16 


RECONSTRUCTION 


1T0 5 


5474 


STPP 


JCTMT55-JCTMT2 


MT-2, MT-41 




57.30 


8.41 


MILL& FILL 


1TO 5 


4470 


STPS 


JCT MT 85 - EAST 


S-235 




1.95 


2.55 


RECONSTRUCTION 


>5 


5710 


STPX-STPP 


EAST BOZEMAN INTCH WETLAND MIT 










WETLANDS 


<1 
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GREAT FALLS URBAN AREA PROJECTS 



4234 BNRR-RIVER PR-GREAT FALLS 

4420 2N D AVE S-7TH TO 9TH-GT FALLS 

4568 2001 SIDEWALK PROGRAM-GT FALLS 

4667 2NDAVEN-15THTOPARK-GTF 

5482 2003-BIKE/PED FACIL IMPVTS-GTF 

5947 GREAT FALLS URBAN 

6124 GREAT FALLS URBAN SYSTEM 

6235 PARKDR-6TH ST - 1ST AVE -N 

6236 VAUGHN RD-CENTRAL W-NW BYPASS 

6237 6TH ST N-8TH TO CENTRAL 

6264 NW BYPASS -3RD TO 9TH 



6266 1STAVEN-PARKTQ9TH 

6267 RIVER DR -1ST TO 9TH 



ONE INCH EQUALS 17 MILES OR 27.359 KILOMETERS 

1:2,350,000 
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MAP KEY/ 
MDTNO. 


FUNDING 
CATEGORY PROJECT LOCATION 


ROUTE 


REF. 
POST 


LENGTH 
IN MILES 


PROJECT SCOPE 


COST 
($ MIL) 


DISTRICT 3 


- GREAT FALLS/FY 2007 












4921 


CM 


SIGNAL UPGRADE -HELENA 


US-12, US-287 


0.00 


2.01 


INT UPGRADE/SIGNALS 


1TO 5 


5482 


CM 


2003 - BIKE/PED FACIL IMPVTS - GTF 


38TH ST/RIVER DR - GREAT FALLS 


1.46 


0.64 


BIKE/PED FACILITIES 


<1 


5482 


CM 


2003 - BIKE/PED FACIL IMPVTS - GTF 


8TH AVE N -GREAT FALLS 


0.00 


0.99 


BIKE/PED FACILITIES 


<1 


5482 


CM 


2003 - BIKE/PED FACIL IMPVTS - GTF 


6TH ST SW- GREAT FALLS 


0.01 


0.09 


BIKE/PED FACILITIES 


<1 


5134 


IM 


D3 - ROADSIDE MANGEMENT 


1-15 


247.32 


22.70 


LANDSCAPING 


<1 


5484 


IM 


BRADY -N &S(NB) 


1-15 


322.69 


11.18 


MILLS FILL 


1TO 5 


5759 


IM 


CASCADE - ULM 


1-15 


256.50 


14.31 


CHIP SEAL 


1TO 5 


5947 


IM 


GREAT FALLS URBAN 


1-315, MT-200, MT-3, US-89 


0.00 


0.74 


OVERLAY 


1TO 5 


4321 


NH 


US-2 - HAVRE 


US-2 


381.40 


2.27 


RECONSTRUCTION 


>5 


4951 


NH 


HAVRE - EAST 


US-2 


383.66 


10.21 


RECONSTRUCTION 


>5 


5765 


NH 


SHELBY -EAST 


US-2 


278.00 


1.94 


OVERLAY -COLD MILL 


<1 


5948 


NH 


PROSPECT - FEE TO MT AVE - HLNA 


US-12 


0.19 


0.72 


OVERLAY -COLD MILL 


<1 


5949 


NH 


11TH AVENUE -HELENA 


US-12 


44.08 


0.88 


CHIP SEAL 


<1 


5950 


NH 


MONTANA - BUTTE TO 11TH AVE - HLNA 


US-12 


43.86 


0.22 


OVERLAY -COLD MILL 


<1 


5953 


SFCU 


5TH AVENUE -HAVRE 


5TH AVE/HAVRE 


0.00 


1.99 


OVERLAY -COLD MILL 


1T0 5 


5954 


SFCU 


MT AVE - CEDAR TO CUSTER - HLNA 


N MONTANA/HELENA 


0.61 


0.67 


REHAB 


<1 


5955 


SFCU 


MT AVE - LYNDALE TO CEDAR - HLNA 


N MONTANA/HELENA 


0.00 


0.61 


RE 


<1 


5024 


STPHS 


2001 - TURN BAYS - VAUGHN FRONT RD 


CASCADE CO ROUTE 611 


3.50 


1.00 


ACCELERATION LANE 


<1 


5303 


STPHS 


2002- CURVES -N OF TRACY 


S-227 


1.50 


1.65 


RECONSTRUCTION 


1TO 5 


5380 


STPHS 


2002 - INTERSECTION IMPVMT - GF 


1-15 


280.10 


2.60 


INT IMPROVEMENTS 


<1 


5860 


STPHS 


2003 - GUARDRAIL - MARYSVILLE RD 


OPHIRCAVE/LSCCO 


0.00 


1.00 


SAFETY 


<1 


5864 


STPHS 


2003 - SLOPE FLATTEN - CENTERVILLE 


S-227 


6.00 


0.80 


SAFETY 


<1 


6074 


STPHS 


SF069 - SAFETY - CENTRAL/VAUGHN - GF 


CENTRAL AVE - GREAT FALLS 


0.20 


0.20 


GUARDRAIL, SKID TREAT 


<1 


6090 


STPHS 


SF069 - GUARDRAIL - S OF HAVRE 


S-234 


2.90 


0.60 


GUARDRAIL, SKID TREAT 


<1 


6309 


STPRP 


RR XING - 6 KM SE OF CUT BANK 


E SWEET GRASS RD/GLACIER CO 


0.56 


0.00 


RR CROSSING 


<1 


6310 


STPRP 


RR XING - YANTIC RD - LOHMAN 


YANTIC RD/BLAINECO 


0.01 


0.00 


RR CROSSING 


<1 


6313 


STPRP 


RR XING - HALL RD - W OF CUT BANK 


HALL RD/GLACIER CO 


0.78 


0.00 


RR CROSSING 


<1 


6315 


STPRP 


RRXING -KEVIN 


S-215 


4.84 


0.00 


RR CROSSING 


<1 


5773 


STPS 


23 KM EAST OF BRADY - EAST 


S-365 


14.31 


3.00 


OVERLAY 


<1 


4420 


STPU 


2ND AVE S - 7TH TO 9TH - GT FALLS 


2ND AVE S/GREAT FALLS 


0.48 


0.17 


RECONSTRUCTION 


<1 


4667 


STPU 


2ND AVE N - 15TH TO PARK - GTF 


9TH ST -GREAT FALLS 


0.82 


0.31 


RECONSTRUCTION 


1TO 5 


4667 


STPU 


2ND AVE N - 15TH TO PARK - GTF 


2ND AVE N -GREAT FALLS 


1.80 


1.15 


RECONSTRUCTION 


1TO 5 


6124 


STPU 


GREAT FALLS URBAN SYSTEM 


MULTIPLE ROUTE/GREAT FALLS 






CHIP SEAL 


<1 


DISTRICT 3 


- GREAT FALLS/FY 2008 












4234 


BR 


BNRR - RIVER DR - GREAT FALLS 


RIVER DR/GREAT FALLS 


0.47 


0.00 


BRIDGE REPLACEMENT 


1TO 5 


4568 


CM 


2001 SIDEWALK PROGRAM - GTF 


MULTIPLE ROUTES/GREAT FALLS 






ADA SIDEWALK RAMPS 


1T0 5 


6225 


IM 


HELENA -NORTH & SOUTH 


1-15 


190.00 


5.90 


SEAL & COVER 


<1 


6226 


IM 


SEIBEN - AUGUSTA INTCH 


1-15 


217.40 


11.60 


SEAL S COVER 


<1 


6227 


IM 


COLLINS TO BRADY -N 


CO ROUTE 006 - TETON S PONDERA CO 


0.00 


6.00 


OVERLAY 


<1 


6228 


NH 


JCTUS-89-EAST 


US-89 


224.80 


9.28 


SEALS COVER 


<1 


6229 


NH 


ROGERS PASS -EAST 


MT-200 


91.30 


9.15 


MILL& FILL 


1TO 5 


6230 


NH 


WEST OF HELENA -EAST 


US-12 


34.40 


5.11 


SEALS COVER 


<1 


6231 


NH 


WEST OF CARTER - EAST 


US-87 


19.90 


23.50 


SEALS COVER 


<1 


6235 


SFC 


PARK DR - 6TH ST - 1ST AVE - N 


PARKDR -GREAT FALLS 


0.00 


0.70 


MILLS FILL 


<1 


6236 


SFC 


VAUGHN RD - CENTRAL W - NW BYPASS 


VAUGHN RD - GREAT FALLS 


0.00 


0.82 


OVERLAY 


<1 


6237 


SFC 


6THSTN -8TH TO CENTRAL 


6TH STS& N -GREAT FALLS 


0.76 


0.61 


MILLS FILL 


<1 


6264 


STP 


NW BYPASS - 3RD TO 9TH 


NW BYPASS - GREAT FALLS 


2 12 


1.09 


MILLS FILL 


<1 


6265 


STP 


1ST AVE N - WEST OF RIVER DR 


CENTRALAVE - GREAT FALLS 


1.41 


0.18 


MILLS FILL 


<1 


6266 


STP 


1ST AVE N -PARKT0 9TH 


1ST AVE N -GREAT FALLS 


1.79 


0.73 


MILLS FILL 


<1 


6267 


STP 


RIVER DR-1STT0 9TH 


RIVER DR -GREAT FALLS 


1.63 


0.94 


OVERLAY 


<1 


6268 


STP 


CUSTER - GRN MEADOW - MT 


CUSTER AVE -HELENA 


0.33 


1.09 


MILLS FILL 


<1 


6269 


STP 


NORTH MT 


N MONTANA AVE -HELENA 


4.32 


0.47 


MILLS FILL 


<1 



MAP KEY/ 

MDTNO. 


FUNDING 
CATEGORY 


PROJECT LOCATION 


ROUTE 


REF. 
POST 


LENGTH 
IN MILES 


PROJECT SCOPE 


COST 
($MIL) 


6270 


STP 


HAUSER - BENTON TO HENDERSON 


HAUSER BLVD - HELENA 


0.00 


0.83 


OVERLAY 


<1 


6271 


STP 


BENTON - EUCLID TO GILBERT 


BENTON AVE -HELENA 


1.25 


0.30 


MILL& FILL 


<1 


6272 


STP 


FEE - 11TH TO PROSPECT 


FEE ST -HELENA 


0.00 


0.09 


MILL& FILL 


<1 


5302 


STPHS 


2002 - CURVE -N OF HAVRE 


S-232 


4.20 


0.50 


RECONSTRUCTION 


<1 


5570 


STPP 


HAYS - FT BELKNAP 


MT-66 


15.74 


34.25 


MILL& FILL 


1T0 5 


6232 


STPP 


SE OF FT BENTON - SE 


MT-80 


4.10 


10.62 


SEAL & COVER 


<1 


6233 


STPP 


DUPUYER -NORTH 


US-89 


74.90 


8.75 


SEAL & COVER 


<1 


6234 


STPS 


FLETCHER PASS - EAST 


S-279 


22.50 


8.20 


OVERLAY 


1T0 5 


DISTRICT 3 


- GREAT FALLS/FY 2009 












2790 


BR 


MILK RIVER -EOF HARLEM 


ROE RD- BLAINE CO 


6.10 


0.00 


BRIDGE REPLACEMENT 


1T0 5 


4869 


BR 


CANAL -6 KM SWVALIER 


FRANCES HEIGHTS RD/PONDERA CO 


1.60 


0.00 


BRIDGE REPLACEMENT 


<1 


5133 


IM 


CAPITOL INTCH - HLNA 


1-15 


192.10 


0.00 


REHAB 


1TO 5 


5944 


MT 


CONRAD 1-15 NORTH INTERCHANGE 


1-15 


339.00 


0.70 


RECONSTRUCTION 


1T0 5 


5755 


NH 


GREAT FALLS -SE 


MT-200, MT-3, US-87, US-89 


90.32 


3.01 


REHAB 


1T0 5 


4725 


STPHS 


2000 - SFTY IMP - 4 KM E JCT 1-15 


S-453 


2.30 


0.70 


RECONSTRUCTION 


1T0 5 


5382 


STPHS 


2002 - ELECTRICAL -EOF HELENA 


S-430 


3.90 


0.40 


SIGNING -UPGRADE 


<1 


5384 


STPHS 


2002 - SAFETY IMPVMT - L & C CO 


JIM TOWN RD-L&CCO 


2.60 


0.50 


SAFETY 


<1 


5384 


STPHS 


2002 - SAFETY IMPVMT -L& C CO 


KEIR LANE -L& C CO 


1.30 


0.50 


SAFETY 


<1 


5384 


STPHS 


2002 - SAFETY IMPVMT - L & C CO 


L&CCO ROUTE 602 


0.50 


0.50 


SAFETY 


<1 


5386 


STPHS-BR 


2002 - BIG MUDDY CR - N OF BYNUM 


US-89 


55.30 


0.40 


BRIDGE REPLACEMENT 


1TO 5 


5951 


STPP 


VALIER-EAST 


MT-44 


14.30 


13.54 


CHIP SEAL 


<1 


DISTRICT A 


-GLENDIVE/FY2007 












4879 


BR 


DRAINAGE STRS - WEST OF SCOBEY 


S-248 


43.80 


0.00 


BRIDGE REPLACEMENT 


<1 


5916 


IM 


MILES CITY- E& W(WB) 


1-94, US-12 


129.50 


12.02 


OVERLAY -COLD MILL 


1TO 5 


6159 


IM 


CULVERT- NE OF MILES CITY 


1-94 


141.70 


0.00 


CULVERT 


<1 


4138 


MT 


40 KM S OF EKALAKA - S (PH III) 


S-323 


24.83 


12.27 


RECONSTRUCTION 


>5 


1516 


NH 


DODSON - EAST 


US-2 


454.15 


4.46 


RECONSTRUCTION 


>5 


4053 


NH 


30 KM NEOFGLENDIVE-NE 


MT-16 


18.60 


9.96 


RECONSTRUCTION 


>5 


5496 


NH 


GLENDIVE- NORTHEAST 


MT-16 


0.61 


17.99 


OVERLAY 


>5 


6104 


NH-STPS-STPP 


D4 -CULVERTS 


MT-200, MT-24,S-243,S-528,S-446,S-484, US-2, US-191 


481.00 


128.70 


CULVERT 


1T0 5 


4052 


STPP 


BAKER -SOUTH 


MT-7 


23.64 


11.71 


RECONSTRUCTION 


>5 


4834 


STPP 


LOCATE REST AREA 


US-12 


43.60 


0.00 


REST AREA 


<1 


5917 


STPP 


NORTH OF LAME DEER - NORTH 


MT-39 


4.24 


8.17 


OVERLAY -COLD MILL 


<1 


6307 


STPRP 


RR XING - 13 KM E OF BROCKTON 


BIA26- ROOSEVELT CO 


3.84 


0.00 


RR CROSSING 


<1 


6308 


STPRP 


RRXING -W OF CHELSEA 


BIA5- ROOSEVELT CO 


0.40 


0.00 


RR CROSSING 


<1 


6312 


STPRP 


RR XING - 14 KM E OF BROCKTON 


BIA26- ROOSEVELT CO 


0.94 


0.00 


RR CROSSING 


<1 


6314 


STPRP 


RRXING -2 KM W OF MALTA 


MACKIE SQUARE - PHILLIPS CO 


0.26 


0.00 


RR CROSSING 


<1 


4482 


STPS 


RICHLAND COUNTY LINE - NORTH 


S-261 


26.80 


3.80 


RECONSTRUCTION 


>5 


5162 


STPS 


JCT US 212 -SOUTH 


S-484 


0.00 


19.88 


OVERLAY 


1T0 5 


DISTRICT A 


-GLENDIVE/FY2008 












5436 


BR 


BIG POWDER R - 3 KM E POWDERVILLE 


POWDER RIVER CO ROUTE 003 


22.80 


0.00 


BRIDGE REPLACEMENT 


1T0 5 


5719 


IM 


FALLON -NORTHEAST 


1-94 


184.52 


6.74 


CHIP SEAL 


1T0 5 


6239 


IM 


EAST OF MILES CITY - EAST (EB) 


1-94 


154.20 


8.81 


MILL& FILL 


1T0 5 


3457 


NH 


D4 - NON-INTERSTATE GUARDRAIL 


MT-200 


253.02 


8.75 


BRIDGE REPLACEMENT 


<1 


3457 


NH 


D4 - NON-INTERSTATE STR REPLACE 


US-191 


119.10 


35.23 


BRIDGE REPLACEMENT 


1T0 5 


4056 


NH 


EPSIE-EAST 


US-212 


95.80 


7.82 


RECONSTRUCTION 


>5 


6240 


NH 


ASHLAND -WEST 


US-212 


54.80 


7.89 


OVERLAY 


1T0 5 


6241 


STPP 


SCOBEY -NORTH 


MT-13 


51.50 


14.29 


OVERLAY 


1T0 5 


6242 


STPS 


JCT MT 16 - NORTHWEST 


S-254 


0.00 


9.40 


OVERLAY 


1T0 5 


DISTRICT A 


-GLENDIVE/FY2009 












4828 


BR 


STRUCTURES - NW OF BAKER 


B697 - FALLON CO 


7.30 


0.00 


BRIDGE REPLACEMENT 


<1 


5145 


BR 


STRUCTURES - NE OF EKALAKA 


MT-7 


2.30 


0.00 


BRIDGE REPLACEMENT 


1T0 5 


4830 


IM 


D4 - INTERSTATE STR REHAB 


1-94 


88.09 


0.00 


BRIDGE REHAB 


1T0 5 


2145 


NH 


BAINVILLE-E& W 


US-2 


656.30 


10.81 


RECONSTRUCTION 


>5 


5151 


NH 


SIDNEY -SOUTHWEST 


MT-16, MT-200 


49.99 


2.59 


REHAB 


1T0 5 



MAP KEY/ 
MDTNO. 


FUNDING 
CATEGORY 


PROJECT LOCATION 


ROUTE 


REF. 
POST 


LENGTH 
IN MILES 


PROJECT SCOPE 


COST 

(SMIL) 


DISTRICT 5 


-BILLINGS/FY 2007 












4243 


BR 


CLARKS FORK - FROMBERG 


RIVER STREET - FROMBERG 


0.56 


0.04 


BRIDGE REPLACEMENT 


1T0 5 


4693 


BR 


WARM SPRING CR - 20 KM SW HILGER 


MT-81 


33.60 


0.00 


BRIDGE REPLACEMENT 


1T0 5 


4840 


BR 


SWEET GRASS CR - 10 KM SE MELVILLE 


OTTER CREEK RD - SWEET GRASS CO 


9.80 


0.00 


BRIDGE REPLACEMENT 


<1 


5173 


IM 


SPRINGDALE-INTCH -EAST 


1-90, US-191 


354.03 


5.98 


OVERLAY -COLD MILL 


>5 


5176 


IM 


CROW AGENCY - GARRYOWEN 


1-90, US-212, US-87 


508.71 


7.92 


MILLS FILL 


1TO 5 


5972 


IM 


PINEHILL INTERCHANGE - EAST 


1-94 


0.00 


7.47 


CHIP SEAL 


<1 


5974 


NH 


RYEGATE-WEST 


MT-3, US-12 


124.90 


5.48 


OVERLAY -COLD MILL 


1T0 5 


5894 


SFCS 


STXAVIER-N &S 


S-313 


22.00 


7.02 


OVERLAY 


1T0 5 


5977 


SFCS 


WEST OF LODGE GRASS - SW 


S-463 


5.00 


9.19 


MILL& FILL 


1T0 5 


4389 


SFCX 


PARK CITY -LAUREL 


CO ROUTE 015 -YELLOWSTONE & STILLWATER CO 


0.00 


6.70 


CHIP SEAL 


<1 


5012 


STPHS 


2001-GDRAIL-WOFCUSTER INTCH 


1-94 


42.70 


0.50 


GUARDRAIL, SKID TREAT 


<1 


5391 


STPHS 


2002 - ELECTRICAL - W OF BILLINGS 


MULTIPLE STREETS 






SAFETY 


<1 


5392 


STPHS 


2002 - GUARDRAIL - E OF COLUMBUS 


STILLWATER CO ROUTE 245 


3.33 

1.7 


0.6 
2.2 


GUARDRAIL, SKID TREAT 


<1 


5859 


STPHS 


2003 -D5 -SIGNING & DELINEATION 


ST X CUT ACROSS - BIG HORN CO 


42.00 


1.00 


SAFETY 


<1 


5859 


STPHS 


2003 - D5 - SIGNING & DELINEATION 


W FORK RD- CARBON CO 


0.10 


0.90 


SAFETY 


<1 


5869 


STPHS 


2003 - SIGNING - LEWISTOWN 


BOULEVARD ST - LEWISTOWN 


0.70 


0.22 


SAFETY 


<1 


5975 


STPP 


LEWISTOWN - NORTH 


US-191 


0.31 


2.73 


OVERLAY -COLD MILL 


1T0 5 


5209 


STPS 


JUDITH RIVER SLIDE 


S-426 


15.44 


0.11 


RECONSTRUCTION 


<1 


5976 


STPS 


JCTUS-191-WEST 


S-426 


19.05 


7.85 


OVERLAY -COLD MILL 


1T0 5 


DISTRICT 5 


-BILLINGS/FY 2008 












4884 


BR 


BIG DITCH - 9 KM W OF BILLINGS 


S-532 


13.78 


0.00 


BRIDGE REPLACEMENT 


<1 


5035 


CM 


RIMROCK RD -SHILOH TO 54TH - BLGS 


RIMROCK RD- BILLINGS 


0.18 


2.32 


RECONSTRUCTION 


1T0 5 


5177 


IM 


GARRYOWEN - LODGE GRASS 


1-90, US-87 


516.64 


4.36 


OVERLAY 


>5 


6244 


IM 


LODGE GRASS -SOUTH 


1-90 


531.80 


11.70 


SEAL & COVER 


<1 


4073 


NH 


JUDITH GAP-N &S 


MT-3, US-191 


14.51 


4.70 


RECONSTRUCTION 


>5 


5181 


NH 


BUSBY MCS SCALE 


US-212 


23.58 


0.00 


MSC SCALE 


<1 


6283 


NH 


14 KM EAST BATTLEFIELD - EAST 


US-212 


8.90 


9.90 


OVERLAY 


1T0 5 


6247 


SFC 


HARDIN -SOUTH 


S-313 


0.00 


1.40 


MILL& FILL 


<1 


6274 


STP 


BROADWATER - DIVISION TO 12 ST W 


BROADWATER AVE - BILLINGS 


3.45 


1.49 


MILL& FILL 


<1 


6275 


STP 


YELLOWSTONE RVR RD - BENCH - IRISTEN 


YELLOWSTONE RIVER RD - BILLINGS 


2.62 


1.11 


OVERLAY 


<1 


6276 


STP 


LOCKWOOD -SOUTHEAST 


HARDIN RD- BILLINGS 


0.00 


1.46 


MILL& FILL 


<1 


6277 


STP 


MARYLAND LN - WA TO 8TH AVE N 


MARYLAND LN -LAUREL 


1.47 


0.76 


MILL& FILL 


<1 


6278 


STP 


W 12TH ST - 5TH AVE N TO 8TH 


12TH ST -LAUREL 


0.00 


0.22 


MILL& FILL 


<1 


6279 


STP 


8TH AVE - W 12 TO W 9TH 


8TH AVE - LAUREL 


0.64 


0.36 


SEALS COVER 


<1 


6284 


STP 


ELM ST - MAIN TO BLVD 


ELM ST - LEWISTOWN 


1.48 


0.16 


MILL& FILL 


<1 


6273 


STP 


BROADWATER - 28TH TO SHILOH RD 


BROADWATER AVE - BILLINGS 


0.00 


1.39 


MILLS FILL 


<1 


6280 


STP 


MAIN ST-3RDT0 8TH 


MAIN ST -LAUREL 


0.13 


0.37 


MILL& FILL 


<1 


4719 


STPHS 


2000 -SAFETY IMPRVMT - HILGER 


US-191 


14.50 


0.51 


RECONSTRUCTION 


1T0 5 


4720 


STPHS 


2000 - SAFETY IMP - 8 KM NW RED LODGE 


MT-78 


5.20 


0.40 


RECONSTRUCTION 


<1 


5304 


STPHS 


2002 - TURN LANE - LAUREL 


US-310 


55.30 


1.70 


SAFETY 


1T0 5 


5390 


STPHS 


2002 - SAFETY IMPVMT - BILLINGS 


1-90, US-212, US-87 


0.55 


0.00 


SAFETY 


<1 


5935 


STPP 


LAZY E-L RANCH WETLAND MIT 








WETLANDS 


<1 


4133 


STPP-NH 


MAIN ST & 1ST AVE - LEWISTOWN 


MT-200, US-191, US-87 


0.00 


0.32 


INT UPGRADE/SIGNALS 


<1 


4485 


STPS 


HOBSON - UTICA 


S-239 


0.00 


11.68 


REHAB 


>5 


6245 


STPS 


BELFRY - WEST 


S-308 


6.59 


7.95 


OVERLAY 


<1 


6246 


STPS 


RYEGATE- NORTH 


S-238 


63.90 


4.60 


OVERLAY 


<1 


5714 


STPX 


CROW RESERVATION WETLAND STUDY 








WETLANDS 


<1 


4847 


STRR 


RR XING -MOORE LANE 


MOORE LN- BILLINGS 


0.47 


0.00 


INT UPGRADE/SIGNALS 


<1 


DISTRICT 5 


-BILLINGS/FY 2009 












5175 


IM 


BIG HORN COUNTY LINE - EAST 


1-90, US-212, US-87 


473.24 


13.30 


OVERLAY 


>5 


4066 


NH 


LEWISTOWN - WEST 


MT-200, US-191, US-87 


70.00 


8.96 


RECONSTRUCTION 


>5 


5836 


SFCX 


COUNTY RD 02200 - W CROW AGENCY 


CROW CUT -ACROSS 


9.87 


10.30 


RECONSTRUCTION 


1T0 5 


5186 


STPP 


LAUREL- NORTHEAST 


US-310 


54.31 


3.89 


OVERLAY -ENGINEERED 


1T0 5 


3927 


STPU 


8TH AVE - MAIN TO 9TH - LAUREL 


8TH AVE -LAUREL 


0.00 


0.64 


RECONSTRUCTION 


1T0 5 



Additional Projects 



These projects are awaiting action at the Billings metropolitan planning 


level and should be considered part of the draft STIP. 


MAP KEY/ 
MOT NO. 


FUNDING 
CATEGORY 


PROJECT LOCATION 


ROUTE 




REF. 
POST 


LENGTH 
IN MILES 


PROJECT SCOPE 


COST 

(SMIL) 


4553 


MT-CM 


6TH AVE N TO BENCH BLVD - BILLINGS 


6TH AVENUE NORTH 




0.00 


0.00 


GRADE SEPARATION 


>5 


4666 


STPU -MT 


SHILOH ROAD CORRIDOR - BILLINGS 


SHILOH ROAD 




0.99 


3.77 


RECONSTRUCTION 


>5 


4743 


MT-STPU -CM 


BILLINGS AIRPORT ROAD 


MT-3 




3.15 


0.838 


INT IMPROVEMENTS 


>5 


4743 


MT-STPU -CM 


BILLINGS AIRPORT ROAD 


AIRPORT ROAD 







2.669 


INT IMPROVEMENTS 


>5 


5574 


STPU 


SIGNAL- MIDLAND RD - BILLINGS 


SOUTH BILLINGS BOULEVARD 


0.189 





INT UPGRADE/SIGNALS 


<1 
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Only the most frequently requested numbers are listed here. For an 
area or person not listed, call 800-714-7296 (in Montana only) or 
406-444-3423. The TTY number is 406-444-7696 or 800-335-7592. 

Administrator (Sandra Straehl) 444-7692 

sstraehl@mt.gov 

Bicyclist/Pedestrian (Pam Langve-Davis) 444-9273 

plangvedavis@mt.gov 

Map Orders 444-6119 

http://www.mdt.state.mt.us/travinfo/maps 

Multimodal Planning (Dick Turner) 444-7289 

dturner@mt.gov 

Projects (Gary Larson) 444-6110 

glarson@mt.gov 

Secondary Roads (Wayne Noem) 444-6109 

wnoem@mt.gov 

Road Data & Mapping (Ed Ereth) 444-6111 

eereth@mt.gov 

Traffic Data (Becky Duke) 444-6122 

bduke@mt.gov 

Transit (Audrey Allums) 444-4210 

aallums@mt.gov 

Statewide & Urban Planning (Lynn Zanto) 444-3445 

lzanto@mt.gov 

Newsline Editor (Dawn McCallum) 444-6115 

dmccallum@mt.gov 



MDT attempts to provide accommodations for any known disability that may interfere with a person participating in any service, program, or activ- 
ity of the Department. Alternative accessible formats of this information will be provided upon request. For further information call 
(406)444-3423, TTY (800)335-7592, or the Montana Relay at 711. 



6,772 copies of this public document were published at an estimated cost of ! 
for printing and $2,077 for distribution. 



'.42 per copy for a total of $2,847 which includes $770 



MDT's mission is to serve the public by providing a transportation system and services 
that emphasize quality, safety, cost effectiveness, economic vitality and sensitivity to the environment. 
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